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Message Text 


UNCLASSIFIED 

PAGE 01 BRUSSE 01930 061954 Z 
67 

ACTION EUR-25 

INFO OCT-01 ADP-00 PM-09 L-03 CIAE-00 INR-10 NSAE-00 

RSC-01 DODE-OO RSR-01 /050 W 

000977 

R 061800 Z APR 73 
FM AMEMBASSY BRUSSELS 
TO SECSTATE WASHDC 7158 

UNCLAS BRUSSELS 1930 

E. O. 11652: N/A 
TAGS: MARR, BE 

SUBJECT: US MICROWAVE- SYSTEM IN BELGIUM 
REF: STATE 541 18 

1. A COPY OF THE 1970 MEMORANDUM OF UNDERSTANDING ON THE 
MICROWAVE 

SYSTEM POUCHED TO EUR/ WE ( BEIGEL) ON MARCH 27. 

2. ORIGINAL TARGET DATE FOR COMPLETION OF MICROWAVE SYSTEM WAS 
MAY 1973, BUT WE UNDERSTAND THAT CONTRACT IS CURRENTLY BEING 
RENEGOTIATED BETWEEN PRIME CONTRACTOR PHILCO- FORD AND USAF 
TO ESTABLISH NEW TARGET DATE OF LATE 1973 OR EARLY 1974. DELAY 
NECESSITATED BY RECENT UNEXPECTED REQUIREMENT FOR NEW SURVEY 
AT BEN AHIN SITE, SOME SLIPPAGE AT OTHER BELGIAN SITES, 

AND CERTAIN PROBLEMS ENCOUNTERED AT SITES IN THE UK. 

3. WE ARE POUCHING COPIES OF SITE VISIT REPORTS DATED JANUARY 

2, 1973, WHICH PROVIDE OUTLINE OF WORK COMPLETED AND WORK REMAINING 
AT SIX OUT OF THE SEVEN BELGIAN SITES ( HOUTEM, WESTROZEBEKE, 

FLOBECQ, SHAPE, LE CHENOI AND BEN AHIN). INITIAL EXCAVATIONS AND 
SOIL DENSITY TESTS HAVE ONLY RECENTLY BEGUN AT SEVENTH SITE 
( SPA MALCHAMP). 

STRAUSZ- HUPE 


UNCLASSIFIED 
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*** Current Handling Restrictions *** n/a 
*** Current Classification *** UNCLASSIFIED 
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Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 06 APR 1973 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1973BRUSSE01930 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: n/a 

Errors: n/a 

Film Number: n/a 

From: BRUSSELS 

Handling Restrictions: n/a 

Image Path: 

ISecure: 1 

Legacy Key: Iink1973/newtext/t19730435/aaaahuho.tel 

Line Count: 56 
Locator: TEXT ON-LINE 
Office: ACTION EUR 
Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: 

Previous Classification: n/a 

Previous Handling Restrictions: n/a 

Reference: 73 STATE 54118 

Review Action: RELEASED, APPROVED 

Review Authority: kellerpr 

Review Comment: n/a 

Review Content Flags: 

Review Date: 20 AUG 2001 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <20-Aug-2001 by reddocgw>; APPROVED <20-Dec-2001 by kellerpr> 

Review Markings: 

Declassified/Released 
US Department of State 
EO Systematic Review 
30 JUN 2005 


Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 

Status: <DBA CORRECTED> gwr 971204 
Subject: US MICROWAVE- SYSTEM IN BELGIUM 
TAGS: MARR, BE 
To: EUR 

SECSTATE WASHDC 
Type: TE 
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